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UNCLASSIFIED 

PAGE 01 SUVA 01285 302245Z 
ACTION SY-05 


Message Text 


INFO OCT-01 EA-12 ISO-OO OC-06 CCO-OO OCPE-OO /024 W 

020924 302249Z/75 

R 252200Z JUL 78 
FM AMEMBASSY SUVA 
TO SECSTATE WASHDC 7668 


UNCLAS SUVA 1285 


STATE FOR NSU (A/SY) AND OC/PE FROM CPOIC SUVA 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: CRU VAULT CONSTRUCTION 


1 . ORDERS FOR UT CHARLES T. STAFFORD EXPIRE 1 AUGUST. POST WOULD 
LIKE TO CONTINUE TO HAVE STAFFORD MIONITOR VALUT CONSTRUCTION BUT 
DO NOT WANT HIM TO HAVE TO WASTE HIS TIME. PROBLEM IS THAT POST 
HAS RECEIVED NO SHIPPING DATES OR ARRIVAL DATES OF AC/R UNIT. 

LIGHTS, CEILING OR CONCUIT. STAFFORD WILL FINISH UP WITH REMAIN- 
ING WORK IN VAULT BY AUGUST 1 AND THEN WILL HAVE TO WAIT IF NO 
MATERIALS HAVE YET ARRIVED. 


2. POST REALIZED THAT NSU HAS ONLY A SMALL STAFF AND CAN'T 
AFFORD TO LET THEIR PEOPLE STAND IDLE. OUR FEAR IS THAT IF 
STAFFORD IS RELEASED AND LEAVES SUVA, WE WILL HAVE TO WAUT 
3 OR FOUR MONTHS BEFORE ANOTHER SEABEE IS SENT OUT. IN MEAN- 
TIME, COMMUNICATIONS OFFICES WILL HAVE TO WORK IN A POORLY LIGHTED, 
POORLY VENTILATED VAULT. PLEASE ADVISE. 


3. REQUEST OC ADVISE AS TO SHIPPING DATES ON REQUESTED MATERIAL. 
ALSO REQUEST THAT NSU ADVISE AS TO WHETHER EXTENSION OF STAFFORD S 
ORDERS WILL BE GRANTED. 

CONDON 


UNCLASSIFIED 


NNN 
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